Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Text 

UNCLASSIFIED 

PAGE 01 STATE 178302 
ORIGIN COME-OO 

INFO OCT-01 AF-10 ISO-OO 10-14 AID-05 OES-09 EB-08 
/047R 

DRAFTED BY COMMERCE/NOAA/NWS:DJEDDLEMAN:DR 

APPROVED BY IO/SCT:FLANCETTI 

W13.BZAVOS 

OAX4.DSMEDLEY 

AFR/DR, J GRAHAM 

031532 142334Z/15 

P 142246Z JUL 78 

FM SECSTATE WASHDC 

TO AMEMBASSY NIAMEY PRIORITY 

UNCLAS STATE 178302 

E.O. 11652: N/A 
TAGS: TGEN,WMO,NG 

SUBJECT: SAHEL WATER DATA AND MANAGEMENT (625-0917) 

ATTENTION ROY HARRELL 

1 . WE RECEIVED AND PASSED TO COMMERCE PROCUREMENT OFFICE 
THE CFAO OFFER OF 21 JUNE 78 FOR PROVISION AND 
INSTALLATION OF AIR CONDITIONING IN CENTER. WE ARE ANXIOUS 
TO GET THIS CONTRACT AWARDED WITH MINIMUM DELAY. COMMERCE 
PROCUREMENT REQUIRES ADDITIONAL INFORMATION TO PROCEED 
WITH CONTRACT AWARD. ANSWERS TO FOLLOWING ARE NEEDED: 

- A. OFFER STATES DELIVERY TIME ONLY. WHAT IS 

INSTALLATION TIME REQUIRED? WHEN WILL WORK BE 
COMPLETED? 

- B. OFFER GIVES NO COST BREAKOUT. WHAT IS COST FOR 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 178302 

EQUIPMENT? OTHER MATERIALS? TRANSPORTATION? 

INSTALLATION? OTHER? 

- C. HOW SHOULD PAYMENT BE MADE? DIRECT FROM NOAA OR 

THROUGH YOUR OFFICE? 

- D. WILL PARTIAL OR PROGRESS PAYMENTS BE REQUIRED? 
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IF SO, WHAT IS BASIS? 

- E. WHAT EXCHANGE RATE IS OFFER BASED ON? 

- F. COMMERCE PROPOSES A FIRM FIXED PRICE CONTRACT 
WITH NO CONTINGENCY CLAUSE. IS THIS ACCEPTABLE 

TO YOU AND TO CONTRACTOR? 

2. NOAA CONCURS IN CFAO PROPOSALS AND EQUIPMENT WILL MEET 
PERFORMANCE REQUIREMENTS. 

3. PLEASE ADKNOWLEDGE RECEIPT THIS MESSAGE AND ADVISE 
WHEN RESPONSE TO QUESTIONS MAY BE EXPECTED. 

CHRISTOPHER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 
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Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: WATER, DATA, MANAGEMENT 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 1 4 jul 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978STATE1 78302 

Document Source: CORE 

Document Unique ID: 00 

Drafter: DJEDDLEMAN:DR 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D780289-1160 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780758/aaaabwun.tel 

Line Count: 78 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 63e10773-c288-dd1 1-92da-001cc4696bcc 

Office: ORIGIN COME 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 29 mar 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: N/A 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2001013 
Secure: OPEN 
Status: NATIVE 

Subject: SAHEL WATER DATA AND MANAGEMENT (625-0917) ATTENTION ROY HARRELL 
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